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ENGINE ~RItIG CHANGE NOTICE 
riff 
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DJ\RT, 
EROSPACELTD 


Date: 
08.10.01 
TJob 
No.: 
'1 ADR Yes/No: 
.., 
N 
ADR 
Date: 
:~O8- 
544 
Product 
No.: 
0135-751 
! Created 
By: 
1<U- 
Approved 
By: 


Product 
Name: 
Skidtubes 
Checked 
By: 
v 
General 
Manager 
Approval: 


.tribution 
Reqd 
Resp_ 
Initial 
1 Date 
Distribution 
Reqd 
Resp 
Initial 
1 Date 


Production 
Manager 
Y 
LL' 
DOA 1OA Coord 
N 


Production 
Engineering 
Coord 
N 
OC Coordinator 
N 


Production 
Document 
Control 
Y 
JLD 
Marketing 
Y 
SW 


Customer 
Technical 
Support 
Y 
OS 
Customer 
Order 
Processing 
N 


Reason 
for 
Change: 


P2+ & T2+ aircraft 
models 
added 
to FAA stc. 


Documents 
Affected: 


Release 
FAA STC SR01709SE 
dated 08.09.25 


PARTS MUST COMPLY 
PREVIOUS PARTS SATISFACTORY 
o 


# 
Quality 
Assurance 
Actions 
Reqd 
Resp 
Notes 
Complete 


1 
Notify 
Previous 
Customers 
N 


2 
Notify 
Eurocopter 
France 
N 


3 
- 


.# Engineering.Actions 
Reqd 
Resp 
Notes 
Complete 


4 
Required 
Documents/Drawings 
Under 
Review 
Y 
KJ 
o g , It:>.0, "'f<U- 


5 
Update 
Product 
Compatability 
Matrix 
N 
V 


6 
Create 
Eurocopter 
Form (FEE) 
N 


7 
Notify TC 1 FAA of Change 
N 


Document 
Control 
Actions 
Reqd 
Resp 
Notes 
Complete 


8 
Move Electronic 
Files 
N 


9 
Update 
Blue/Pink/DSI 
Folder 
and Electronic 
Files 
Y 
KJ 
og I dO. 01 <:J-U- 


10 
Update 
Controlled 
PDF Files 
N 


11 Update 
Master 
Document 
List (MOL) 
N 


12 Update 
Document 
Record 
(DR) 
N 


13 
Update 
Product 
Development 
Summary 
Y 
KJ 
(16."',D\ 
'\<lY. 


14 
Update 
OSI 021 and/or 
STC Approval 
List 
Y 
KJ 
.~ :....nl..:-j !br- 


15 Update 
~I 
STC 
Database 
Y 
KJ 
d? 10. Ol 
~Q\-- 


16 
Update 1Verify 
ARC Database 
Y 
KJ 
d6.Io ,01 
ck\ 


17 Create 1Update 
Change 
Record 
Form 
N 
v 


18 Create 1 Update 
PPP's 
Y 
KJ 
Add P2+, T2+ 
models 
to red decals 
cf;];, to, 0' ~ 


19 
Update 
Document 
Control 
Database 
1 Laminated 
Dwgs 
N 


20 
Update 
Grey Project 
Binder 
Y 
KJ 
Og,IO,OI 
~ 


21 
Update 
D-PartlM-Drawing/DSI/DEO 
Master 
Binders 
N 
'-' 


22 
, 
. 


23 


Description 
1 Action: 


Add FAA stc to all kits in stock and in production: 
D135-751-011 
(2 in stock, 2 in production, 
B41332, 
41333),0135-751-041/-043/-101 
(0 in stock,O in production) 
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ECN Verified 
& Complete: 
_ 
Date: 


544 
ADR Date: 
Approved By: 
General Manager Approval: 
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G CHANGE 
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ADR Yes/No: 


I Created By: 


Checked By: 


Job No.: 
Date: 
08.10.01 


Product No.: 
0135-751 
Product Name: 
Skidtubes 


.•tribution 
Reqd 
Resp 
Initial I Date 
Distribution 
Reqd 
Resp 
Initial I Date 


Production Manager 
Y 
LL 
DQA I QA Coord 
N 


Production Engineering Coord 
N 
QC Coordinator 
N 
. 
Production Document Control 
Y 
JLD 
f 
Marketing 
Y 
SW 


Customer Technical Support 
Y 
OS 
Customer Order Processing 
N 


Reason for Change: 
I 
P2+ & T2+ aircraft models added to FAA stc. 


Documents 
Affected: 
Release FAA STC SR01709SE dated 08.09.25 


PARTS MUST COMPLY 
I2J 
PREVIOUS PARTS SATISFACTORY 
0 


# 
Quality Assurance 
Actions 
Reqd 
Resp 
Notes 
Complete 


1 Notify Previous Customers 
N 


Notify Eurocopter France 
-. 
2 
N 


3 


# 
Engineering 
Actions 
Reqd 
Resp 
Notes 
Complete. 


4 
Required Documents/Drawings Under Review 
Y 
KJ 
oS, Ie:>, 0, 
'1'<U- 


5 
Update Product Compatability Matrix 
N 
U 


6 
Create Eurocopter Form (FEE) 
N 


7 
Notify TC I FAA of Change 
N 


Document Control Actions 
Reqd 
Resp 
Notes 
Complete 


8 
Move Electronic Files 
N 


9 
Update Blue/Pink/DSI Folder and Electronic Files 
Y 
KJ 
og, 40.01 ~ 


10 Update Controlled PDF Files 
N 
~ 


11 Update Master Document List (MOL) 
N 


12 Update Document Record (DR) 
N 


13 Update Product Development Summary 
Y 
KJ 
(16.to.D\ 
i<l ...... 


14 Update QSI 021 and/or STC Approval List 
Y 
KJ 
(.rff.. 
Ii'>. nI -I- ~. 


15 Update ~ 
STC Database 
Y 
KJ 
a'S. 10. 01 
~40ir 


16 Update I Verify ARC Database 
Y 
KJ 
dG. "" ,01 
ckL. 


17 Create I Update Change Record Form 
N 
v 


18 Create I Update PPP's 
Y 
KJ 
Add P2+. T2+ models to red decals 
oJ; j to , 0I P5-\-- 


19 Update Document Control Database I Laminated Dwgs 
N 
~ 


20 Update Grey Project Binder 
Y 
KJ 
og, 10 i 01 Cf'U-- 


21 Update D.Part!M-Drawing/DSI/DEO Master Binders 
N 
. 
~ 


22 
" 
<...-1M..1---t::ll:;l 
.....,I 1/'1\ I 
r>K 
It'>' O~ 


23 


Description 1Action: 
, 
,- 
~ 


Add FAA SIC to all kits in stock and in productio=.?in 
stock. 2 ~roductio~ 
332~ 
D135.751-041/-043/-1 
01 (0 in stock,Oin production) 
1\o\~ 
4\j'j-;)./41'?02> 
jJ() 
.oJ- 
, le \LQ.l 
3D 
, 
D8' 


1 


0 
ECN Verified & Complete: 
Date: 
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